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BILL NO. S-74-11- 


‘/S' 



SPECIAL ORDINANCE NO. S- 


AN ORDINANCE approving contracts with ROBERT J. 
HOUSER for curb and sidewalk construction in 
connection with Resolution No. 5648~74 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT 
WAYNE, INDIANA: 

SECTION 1. The contracts between the City of Fort Wayne, by and 

through its Mayor and the Board of Public Works and ROBERT J. HOUSER for 

curb and sidewalk construction as follows: 

In 1st District on both sides of Creighton Avenue from the east 
property line of Harrison Street to the west property line of 
Lafayette Street 

Total Cost of Approximately $23,741.60 

In 1st District on both sides of Calhoun Street from the south 
property line of Brackenridge Street to the north property 
line of Suttenfield Street 

Total cost of approximately $49,149.85 

the City to pay approximately $58,627.45 and the balance to be paid by the property 
owners under Barrett Law, all as more particularly set forth in said Contract which 
is on file in the Office of the Board of Public Works, and is by reference incorpor¬ 
ated herein and made a part hereof, is hereby in all things ratified, confirmed 
and approved. 


SECTION 2. This Ordinance shall be in full force and effect from and 


after its passage and approval by the Mayor. 



Councilman 




APPROVED AS TO FORM 


fkMPi 8 FflA! STY. 















1 £ Read the first tine la' full and ad notion by 


,5 seconded, by 



_ s and duly adopted, read the second tine by title and referred 



to the Committee on 


Cosmiss£3mor“’recosnendat.Ion) and Public Hearing to be held after due legal notice, 
at the Cornell Chambers, City-County Building, Fort Wayne, Indiana, 
the" 


197 


ax 



ATE S 

BURNS 
HIMGA 
KRAUS 
MOSES 
MGKOLS 
SCHMIDT, D. 
SCHMIDT, V. 
STIER 
TALABICO 
DATE; 


i_, ' MYS V 


IT 


abstained 


ABSENT 


to-vit; 




/A' y 


f -M 


4C> 


CiTY' CLERK 

Passed and adopted by the Common Council of the City of Fort Bayne/ Indiana, 

as ^otiiug Map) (G^heialJ ('Aiihexatfoa) (Special) (Appropriation) Ordinance f" ; n§~ 

(Resolution) Ho. J ’ : f on the /d of.__ _ _ 197 » 

* Jlli 3? * 

EIEST: (SEAL) P 



y 




WAC,.^ 




ClTT CLERK 


PRES YD IHff'"BFFICER ,1 


v/i&6 


Presented by me to the Mayor of the City of Fort Bayne, Indiana, on the 
day of_ £yy.„A n ,/> v ; ___ , 19 7 at the hour o f//■>’• Ip ’ clod 


_M. jE.S.T. 



cm CLERK 


Approved and signed by me this 
*' o 1 clock. 


s/ 


19 7_ 


at the hour of 




































































































Bill No. 


S-74-11-45 


We 5 your Committee on 


REPORT OF THE COMMITTEE ON PUBLIC WORKS 
Public V7orks 


to whom was referred an Ordinance 


approving contracts with ROBERT J. HOUSER for curb and sidewalk construction 

in connection with Resolution No. 5648-74___;_ 


have had said Ordinance under consideration and beg leave to report back to the Common 
Council that said Ordinance _ _ PASS. 


Winfield C. Moses, Jr. - Chairman 

John Nuckols - Vice-Chairman 




James S. Stier 

William T. Hinga 


Vivian G. Schmidt 



DAT!, 


!> 


ccncj.:rz> in 


-CHARLES W. WESTERHAN, CITY ClERk 
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BARRETT LAW 
SUBJECT TO COUNCILMANIC APPROVAL 

Preliminary Meeting__ 

Ratification 


CONTRACT 


6 /?<? 


SUfiB Agmmsnt, made and entered into this_day of- 

by and — — — — — — — — — — — — —ROBERT J. HOUSER- 


19 - 


hereinafter called "Contractor” and the City of Fort Wayne, Indiana, a municipal corporation, herein¬ 
after called "City,” under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled "An Act Concerning Municipal Corporations,” approved March 6, 1905, and all amendatory 
and supplementary acts thereto, WITNESSETH: That the Contractor covenants and agrees to im¬ 
prove- curbs and sidewalks in 1st District on both sides of Creighton Avenue from 

the east property line of Harrison Street to the west property line of Lafayett e 

Street. 


by grading and paving the roadway to a width of. 


feet with 


5" Concrete 


upon a foundation and with curbing as fully set out in the specifications hereinafter referred to, in a 
good and workmanlike manner and to the entire satisfaction of said City, in accordance with Improve- 


Contract "C 

ment Resolution No. 



at the following prices: 


Sidewalk Removal 
Curbface Walk 
Standard Walk 

Curb Removal 
New 6" Capped Curb 

Common Excavation 
New 9" Concrete 

Seed and Fertilizer 
Dirt Backfill 


Five dollars and no cents, per square yard 5.00 

One dollar and thirty cents, per square foot 1.30 

One dollar and„ twenty five cents, per square 1.25 

foot 

Two dollars and forty cents, per lineal foot 2.40 

Three dollars and fifty cents, per lineal 3.50 

foot 

Twenty dollars and no cents, per cubic yard 20.00 

Sixteen dollars and no cents, per square 16.00 

yard 

One dollar and no cents, per square yard 1.00 

Five dollars and no cents, per ton 5.00 


The contractor will furnish immediately a certificate from the Industrial Board of 
the State of Indiana, that he has complied with Sections 5, 68, 69 of the Workmen’s 
Compensation Act, approved March 14, 1929, in accordance with Section 14 of the 
Compensation Act (Acts 1929, page 545, being Section 9459 of Burns Annotated Statutes, 
Volume IV). (Section 40-1214 Burns Annotated 1952 Revision - Volume VIII) 


A copy of General Ordinance No. G-60-66, concerning discriminating in employment 
under municipal contracts, is attached and incorporated herein by reference. 































The Contractor hereby expressly agrees to perform all the work in the prosecution of the above 

described improvement according to the terms and conditions of Improvement Resolution No...- 

the plans, profiles, specifications and the contractor’s bid therefor on file in the office of the Department 
of Public Works of said City, which said resolution, profile, plans and specifications are made a part of 
this contract as fully and effectually as if copied herein at full length, (copies of which are attached 
hereto). < 

It is hereby agreed that no assignment of this contract shall be made without the written con¬ 
sent of the City; said Contractor hereby covenants and agrees that said improvement shall be finally 

and in all respects completed on or before._, 19_and the Contractor agrees to pay and 

give to the City, as liquidated damages, the sum of $25.00 for each and every day after said 

-, 19-until said work is finally completed and ready for acceptance by the City. 

It being also understood that in event of any conflict between this contract and the specifications, that 
the former shall be considered to contain the intention of the parties hereto. 

It is further agreed by and between said parties, that the acceptance of the work provided for 
in this contract, or the payment therefor, for the whole or a part, shall not constitute a waiver on the 
part of the City of any of the provisions of the contract, nor shall it release said Contractor, or the 
sureties upon its bond for the faithful performance thereof, nor shall the acceptance be even prima facie 
evidence of the performance of any provisions of such contract except to the extent of entitling said 
Contractor to receive the price therefor. It is further understood that the failure of the City to exercise 
its right of inspection or rejection of material and work, or the exercise of such right shall not in any 
sense be considered an acceptance of any part of said work or material. 

The Contractor further contracts and agrees that in the prosecution of said work all proper 
skill and care will be exercised, that said party will properly and fully guard all excavations and 
dangerous places, and will use all due and proper precautions to prevent injury to any property, person 
and persons, what or whomsoever. That for and during the period of the making of such improvement, 
and the period for which the same is to be maintained and kept in repair by the Contractor, the City 
shall be saved harmless from any and all liability whatsoever growing out of any injury or damage to 
property or persons because of any neglect or fault of the said Contractor, its agents or employees, in 
the execution of this contract or any matter connected therewith or related thereto and to pay any 
judgment with costs which may be obtained against said City, growing out of any such injury or damage. 

To each of the conditions and stipulations in this contract, the undersigned bind themselves, their 
successors and assigns. 

IN WITNESS WHEREOF, we the foregoing named parties hereunto set our hands this- 

day of_, 19- 



Its Board of Public Wotks and Mayor. 





















GUARANTY BOND 


ICtsma All Mm bn Ulfta# grtaente. That - - -- -- 

— Z . _Z—ZL JContractors 
as principal, andi-AME RIC AM-STHES-1MSUB.ANQE—COMPANYINDIANAPOLIS , INDIANA- - - - - 

—-~-r_n _— ~ ~ ~ . ~ , ~ T 1C1CT - - -as surety- 

are held and firmly bound to the City of Fort Wayne, Indiana, in the sum of TWENTY THREE THOUSA ND, 
SEVEN HUNDRED FORTY ONE DOLLARS AND SIXTY CENTS-- - - 


for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by these presents. 

The conditions of the above obligation are, that whereas the said - - -- -- -- -- -- - 


ROBERT J. HOUSER- 




did on the_ 

JLHZL. 


26th 


..day of- 


September 






. \7 ' dj 

j f j ■ y * 

enter into a contract with the City of Fort Wayne ta construct a . { ’■ 


Sidewalk 


Pavement 


j ' j ..o ' 5 

on-jaath._aidaa_Qf_Crelgbton_Ave.nue_from the east property line of Harrli on^ 

Street to the west property line of Lfayette Street. 


—.———-according to certain plans and specifications, and 

for a period of three years 

also warranting and guaranteeing the workj/material and condition of the pavement thereof as provided 
in aforesaid contract and specifications. Now if the said_ _j_I Houser __ 

-shall faithfully perform and fulfill all the require¬ 
ments of said warranty and guaranty, and make all repairs required under said guarantee, and in the 
manner provided for, then this bond to be null and void, otherwise to be in full force and effect. 


WITNESS our hands and seals this_JJLtil_day of_Octo ber, 1974 

ROBERT J. HOUSER 


hi. 


(SEAL)' v > 


-- - 1 U -1—1 U F 

COMPANY 

zz^eajl) ;’V v 






Board of Public Works. 


















































































LIABILITY BOND 


losum All iHen bg ©fseee flrmtsta, That wejz._-._i_- 

-ROBERT J. HOUSER- 


as principal, AMERICAN STATES INSURANCE CO MPANY, INDIANAPOLIS, INDIAN A- 


.) X i‘ 


/ > > •• 


as surety, are held and firmly bound to the City of Fort Wayne, Indiana, in the sum of TYJE M TY THRE E 

THOUSAND. SEVEN HUNDRED FORTY ONE DOL LA RS AND SIXTY CENTS - - - - - V' - ' 

for the payment of which well and truly to be mad e we jointly and severally bind ourselves, otir heirs, 
executors, administrators and assigns firmly by th ese presents. % 

-- r - - •- - - ($ 23.741.6 C) 

The conditions of the above obligation are such, t hat if the above named party of the first part shall 

faithfully comply with the foregoing contract made and entered into the_ 26th _ ' 

day of— Se Pl e . m j e .. r J —-, with the City of Fort Wayne, Indiana, and shall faithfully fulfill 

all the conditions and stipulations therein containe d, except the warranty and guaranty of the pave¬ 
ment as to the workmanship, material and conditions for the period of three.(3) years, according to the 
true intent and meaning thereof in all respects, the n this obligation to be void, otherwise to be and re¬ 
main in full force and virtue in law and in the even t the said City shall extend the time for the comple¬ 
tion of said work, such extension shall not in any w ay release the sureties on this bond. 


WITNESS our hands and seals this.. 


18th 


..day o£_ 


October, 197^ 


ROBERT J. HOUSER 


.(SEAL) 





Board of Public Works. 


COMPLETED IN STREET ENGINEERING OFFICE 


October 9, 1974 
























































GENERAL POWER OF ATTORNEY 

American States Insurance Company 

INDIANAPOLIS, INDIANA 


und™^,*^ sL1 HE m E J RESEN J * S h’ that American States Insurance Company, a Corporation duly organized and existing 
under the laws of the State of Indiana, and having its principal office in the City of Indianapolis. Indiana, hath made, constituted 


and appointed, and does by these presents make, constitute and appoint______ 

RAY E. SANDERSON, R. MORSE SANDERSON, CHARLES G. HETFIELD and W. K. MOLLENHOUR, III 


(jointly or Severally) 


Fort Wayne 


and State of 


Indiana 


7 -— - -—- r -aiiu oiaic ui __ _ __ 

arknnwioHal inH f HLm^ rney(s, 'i n 'n a ^ t ' ? ith fu " P° wer and authority hereby conferred in its name, place and stead, to execute, 
acknowledge and deliver any and all bonds, recognizances, contracts of indemnity and other conditional or obligatory undertakings, 

provided, however, that the p enal sum of any one such instrument executed hereunder 

..Shal l not exceed 037E HUNDRED THOUSAND AND NO/lOO ($100,000.00) DOLLARS- 


apd 1° b ' nd Corporation thereby as fully and to the same extent as if such bonds were signed by the President, sealed with the 

5 ?. al Corporation and duly attested by its Secretary, hereby ratifying and confirming all that the said Attorney(s)-in- 
n 7 0 A n xi he D pr ? mises i L hls . Pow ? r of Attorney is executed and may be revoked pursuant to and by authority granted by 
Section 7.07 of the By-Laws of the American States Insurance Company, which reads as follows: 

“The Chairman of the Board, the President or any Vice-President shall have power, by and with the concurrence 
with the Secretary or any Assistant Secretary of the Corporation, to appoint Resident Vice-Presidents, Resident 
Assistant Secretaries and Attorneys-in-Fact as the business of the Corporation may require or to authorize any one of 

Su^ e ? ons *° ? xecu I e » on behalf of the Corporation, any bonds, recognizances, stipulations and undertakings, 
whether by way of surety or otherwise” 

IN WITNESS WHEREOF, American States Insurance Company has caused these presents to be signed by its Vice-President, 


attested by its Assistant Secretary and its corporate seal to be hereto affixed this 9th 
A. D. 19_Zk_ 


. day of January 


(SEAL) 


ATTEST: 


W, H. Krasean 


AMERICAN STATES INSURANCE COMPANY 
R y William M. Evans __ 

Second Vice-President 


STATE OF INDIANA \ 
COUNTY OF MARIONJ bb: 

On this_ 9th d a y 0 f 


Assistant Secretary 


January 


, A. D., 19. 


74 


before me personally came 


William M. Evans 


, to me known, who 


being by me duly sworn, acknowledged the execution of the above instrument and did depose and say; that he is Vice-President of 
•', P 2? rl 5 an S , es 1 hsu (ance Company; that he knows the seal of said Corporation; that the seal affixed to the said instrument is 
such corporate seal; that it was so affixed by order of the Board of Directors of said Corporation; and that he signed his name 

thereto by like order. And said —_further said that he is acquainted with W. H. Krasean 


, - - - -- «ui hi ouiu uiui iic ij ue^uaimcu __________ 

and knows him to be the Assistant Secretary of said Corporation; and that he executed the above instrument. 


January 10. 1077 


My Commission Expires 


Linda Disney 


STATE OF INDIANA \ 
COUNTY OF MARION J b5: 

I W. H. Krasean 

v -- - -— 


Notary Public 


the Assistant Secretary of AMERICAN STATES INSURANCE COMPANY, 


a H d f°. re going is a true and correct copy of a Power of Attorney, executed by said AMERICAN 
STATES INSURANCE COMPANY, which is still in full force and effect. 

This Certificate may be signed and sealed by facsimile under and by the authority of the following resolution of the Board of 
Ulre ^|° f American States Insurance Company at a meeting duly called and held on the 15th day of December 1972. 



.= -o -• Attorney-in-raci to sign in tne name and on behalf of the company 

surety bonds, underwriting undertakings or other instruments described in said Section 7.07, with like effect as if such seal and 
such signature had been manually affixed and made, hereby is authorized and approved.” q 

In witness whereof, I have hereunto set my hand and affixed the seal of said Corporation, this . loth 


day of. 


October 


A. D„ 19. 


74 



(SEAL) 

Form 9-1459 (12-72) 
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"/ : 0r 


BARRETT LAW 

SUBJECT TO COUNCILMANIC APPROVAL 

Preliminary Meeting_ 

Ratificatio n/^, _ 



£2^ 


©Jyia Agmrantt made and entered into this. 


-day of_ 


19. 


bv and between --ROBERT J. HOUSER--- _ 



hereinafter called Contractor” and the City of Fort Wayne, Indiana, a municipal corporation, herein¬ 
after called “City,” under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled "An Act Concerning Municipal Corporations," approved March 6, 1905, and all amendatory 
and supplementary acts thereto, WITNESSETH: That the Contractor covenants and agrees to im- 

?'cy=- Curbs and, sidewalks in 1st District as follows _ 

On both sides of Calhoun Street from the south property line of Brackenridge 


Street to the north property line of Suttenfield Street. 


by grading and paving the roadway to a width of_feet with. 


5” Concrete 


upon a foundation and with curbing as fully set out in the specifications hereinafter referred to, in a 

good and workmanlike manner and to the entire satisfaction of said City, in accordance with Imnrove- 

Contract "A" 


ment Resolution 



at the following prices: 


Sidewalk Removal 
Curbface Walk 
Standard Walk 

Curb Removal 
New 6" Capped Curb 

Common Excavation 
New 9" Concrete 
Seed and Fertilizer 
Dirt Backfill 


Five dollars and no cents, per square yard 5.00 

One dollar and thirty cents, per square foot 1.30 

One dollar and twenty five cents, per square 1.25 

foot 

Two dollars and forty cents, per lineal foot 2.40 

Three dollars and fifty cents, per lineal 3.50 

foot 


Twenty dollars and no cents, per cubic yard 20.00 
Sixteen dollars and no cents, per cubic yard 16.00 
One dollar and no cents, per square yard 1.00 
Five dollars and no cents, per ton 5.00 

J . . t - 


The Contractor will furnish immediately a certificate from the Industrial Board of 
the State of Indiana, that he has complied with Sections 5, 68, 69 of the Workmen's 
Compensation Act, approved March 14, 1929, in accordance with Section 14 of the 
Compensation Act (Acts 1929, page 545, being Section 9459 of Burns Annotated Statutes, 
Volume IV). (Section 40-1214 Burns Annotated 1952 Revision - Volume VIII). 


A copy of General Ordinance No. G-60-66, concerning discriminating in employment 
under municipal contracts, is attached and incorporated herein by reference. 





























The Contractor hereby expressly agrees to perform all the work in the prosecution of the above 
. described improvement according to the terms and conditions of Improvement Resolution No._§448“2-974 
the plans, profiles, specifications and the contractor’s bid therefor on file in the office of the Department 
of Public Works of said City, which said resolution, profile, plans and specifications are made a part of 
this contract as fully and effectually as if copied herein at full length, (copies of which are attached 
hereto). • ...... 

It is hereby agreed that no assignment of this contract shall be made without the written con¬ 
sent of the City; said Contractor hereby covenants and agrees that said improvement shall be finally 

and in all respects completed on or before.— J-UDS__1 -197.5— and the Contractor agrees to. pay and 

give to the City, as liquidated damages, the sum of $25.00 for each and every day after said 

_ d a ~^ e , 19—_until said work is finally completed and ready for acceptance by the City. 

It being also understood that in event of any conflict between this contract and the specifications, that 
the former shall be considered to contain the intention of the parties hereto. 

It is, further agreed by and between said parties, that the acceptance of the work provided for 
in this contract, or the payment therefor, for the whole or a part, shall not constitute a waiver on the 
part of the City of any of the provisions of the contract, nor shall it release said Contractor, or the 
sureties upon its bond for the faithful performance thereof, nor shall the acceptance be even prima facie 
evidence of the performance of any provisions of such contract except to the extent of entitling said 
Contractor to receive the price therefor. It is further understood that the failure of the City to exercise 
its right of inspection or rejection of material and work, or the exercise of such right shall not in any 
sense be considered an acceptance of any part of said work or material. 

The Contractor further contracts and agrees that in the prosecution of said work all proper 
skill and care will be exercised, that said party will properly and fully guard all excavations and 
dangerous places, and will use all due and propel precautions to prevent injury to any property, person 
and persons, what or whomsoever. That for and during the period of the making of such improvement, 
and the period for which the same is to be maintained and kept in repair by the Contractor, the City 
shall be saved harmless from any and all liability whatsoever growing out of any injury or damage to 
property or persons because of any neglect or fault of the said Contractor, its agents or employees, in 
the execution of this contract or any matter connected therewith or related thereto and to pay any 
judgment with costs which may be obtained against said City, growing out of any such injury or damage. 

To each of the conditions and stipulations in this contract, the undersigned bind themselves, their 

successors and assigns. •••..' ... ? ■ • • '' ’ •" '* •' ■ 

IN WITNESS WHEREOF, we the foregoing named parties hereunto set our hands this- 

day of--—:-_.,T9..- 



Contractor, Party of the First Part. 


\y of Fort Wayne ,]m and Through: 























GUARANTY BOND 


Ut mm All Men h§ T^reatnta. That — r. . .— 

— _ — — — — — — — — — — —ROB ERT J_._ HOUSER— — — — — — — — — — — — -yon tractors 

as principal, AMERICAN STATES INSURANCE COMPANY, INDIANAPOLIS , INDIANA--- 

- - ~ ~ _~-~_r._T_r.-~ _as surety- 

are held and firmly bound to the City of Fort Wayne, Indiana, in the sum of-f-^IX-Jij NE , THOUSAN D 
ONE HU NDRED FORTY NINE DOLLARS AND EIGHTY FIVE CENTS- 


-,-------- ($49,149.8.5) 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by these presents. 

The conditions of the above obligation are, that whereas the said - - - _ r . - — ~ ■. . — 


-ROBERT J. HOUSER- 


did on the- 


26th 


.day of_ 


September 






132 k- 


n : \ 


-.<• V 

w 


L, (0 


enter into a contract with the City of Fort Wayne to\construct a /. 

V o \ > 55 

^Pavement 

.V.» 


^Lidewalk- 


on 


both side s of Calhoun •_Street from_south piropet r ty line of Br-dt-henirid ge 


Street to the north property line of Suttenfield'Street 


_ __according to certain plans and specifications, and 

for a period of three years 

also warranting and guaranteeing the work/material and condition of the pavement thereof as provided 
in aforesaid contract and specifications. Now if the said-— ^ --- 


___shall faithfully perform and fulfill all the require¬ 
ments of said warranty and guaranty, and make all repairs required under said guarantee, and in the 
manner provided for, then this bond to be null and void, otherwise to be in full force and effect. 




(5 1 

c. or; 

5 



Board of Publi? 

: Works. 
















































































LIABILITY BOND 


'&mm All Mtn fag ©ijese flmsmts, That we-r-T._r_--- 

_ROBERT J. HOUSER-_-_- - - 

as principal, and AMERICAN STATES INSURANCE COMPANY. INDIANAPOLIS, INDIA NA- 




; U. 

i ii?i 


> 

VJL 


as surety, are held and firmly bound to the City of Fort Wayne, Indiana, in'the sum of__ES BXY .. 'NIN E 


V-f; 


. \ 


THOUSAND ONE HUNDRED FORTY NINE DOLLARS AND EIGHTY FIVE CENTS- - - 

■ - - - —- ..—- . . . — -——--- -- -—————————■————■——— ■" •-"’t; .--—7T > 

for the payment of which well and truly to be mad e we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by th ese presents. 


- --- ----- -($49.,14£)..85_) 

The conditions of the above obligation are such, t hat if the above named party of the first part shall 

faithfully comply with the foregoing contract made and entered into the ~ ~ 

d ay o f September, 1374 _, with the City of Fort Wayne, Indiana, and shall faithfully fulfill 

all the conditions and stipulations therein contained, except the warranty and guaranty of the pave¬ 
ment as to the workmanship, material and condition s for the period of three.(3) years, according to the 
true intent and meaning thereof in all respects, then this obligation to be void, otherwise to be and re¬ 
main in full force and virtue in law and in the even t the said City shall extend the time for the comple¬ 
tion of said work, such extension shall not in any w ay release the sureties on this bond. 


WITNESS our hands and seals this_l^th- day D f-; 


ROBERT J. HOUSER 


(SEAL) 





Board of Public Works. 



COMPLETED IN STREET ENGINEERING DEPARTMENT 
October 8, 1974 






























































GENERAL POWER OF ATTORNEY 

American States Insurance Company 

INDIANAPOLIS, INDIANA 

.. ^il N »? W . ALL |Y JHESE PRESENTS, that American States Insurance Company, a Corporation duly organized and existing 
under the laws of the State of Indiana, and having its principal office in the City of Indianapolis, Indiana, hath made, constituted 

and appointed, and does by these presents make, constitute and appoint___ 

RAY E. SANDERSON, R. MORSE SANDERSON, CHARLES C. HETFIELD and W. K. MOLLENHOUR, III 

(jointly or Severally) 


of. 


Fort Wayne 


. and State of 


Indiana 


't s . tr ' JS , a . nd !a ’" f “ l Attorney(s)-in-Fact, with full power and authority hereby conferred in its name, place and stead, to execute, 
acknowledge and deliver any and all bonds, recognizances, contracts of indemnity and other conditional or obligatory undertakings, 


provided, however, that the penal sum of any one such instrument executed hereunder 


shall not exceed ONE HUNDRED THOUSAND AND NO/lOO ($100,000.00) DOLLARS-- - 

and to bind the Corporation thereby as fully and to the same extent as if such bonds were signed by the President, sealed with the 
common seal of the Corporation and duly attested by its Secretary, hereby ratifying and confirming all that the said Attorney(s)-in- 
hact may do in the premises. This Power of Attorney is executed and may be revoked pursuant to and by authority granted by 
Section 7.07 of the By-Laws of the American States Insurance Company, which reads as follows: 

“T. h ® P a L rman of the Board > the President or any Vice-President shall have power, by and with the concurrence 
with the Secretary or any Assistant Secretary of the Corporation, to appoint Resident Vice-Presidents, Resident 
Assistant Secretaries and Attorneys-in-Fact as the business of the Corporation may require or to authorize any one of 
s L.A». per ? ons *° f xecu te» °n behalf of the Corporation, any bonds, recognizances, stipulations and undertakings, 
whether by way of surety or otherwise” 

IN WITNESS WHEREOF, American States Insurance Company has caused these presents to be signed by its Vice-President, 


attested by its Assistant Secretary and its corporate seal to be hereto affixed this 9th 


. day of January 


A. D. 19_lk. 


(SEAL) 


ATTEST:_ W. H. Krasean _ 

Assistant Secretary 

STATE OF INDIANA T 
COUNTY OF MARIONJ bb: 

On this - 9th da y of _ January 


AMERICAN STATES INSURANCE COMPANY 

Ry William^ M. Evans _ 

Second Vice-President 


A. D., 19. 


74 


before me personally came 


William M. Evans 


_____ to me known, who 

being by me duly sworn, acknowledged the execution of the above instrument and did depose and say; that he is Vice-President of 
American States Insurance Company; that he knows the seal of said Corporation; that tne seal affixed to the said instrument is 
such corporate seal; that it was so affixed by order of the Board of Directors of said Corporation; and that he signed his name 

thereto by like order. And said _ William M. Evans_ further said that he is acqua i nt ed with W. H. Krasean 


and knows him to be the Assistant Secretary of said Corporation; and that he executed the above instrument. 


January 10. 1077 


My Commission Expires 


Linda Disney 


STATE OF INDIANA \ 
COUNTY OF MARION J bb: 

I W. H. Krasean 

— -- - — - 


Notary Public 


---, the Assistant Secretary of AMERICAN STATES INSURANCE COMPANY, 

d ° „*,!??, a P d f°. re S°j n g is a true and correct copy of a Power of Attorney, executed by said AMERICAN 

STATES INSURANCE COMPANY, which is still in full force and effect. 

This Certificate may be signed and sealed by facsimile under and by the authority of the following resolution of the Board of 
Ulre p™^° f American States Insurance Company at a meeting duly called and held on the 15th day of December 1972. 

RESOLVED: That the use of a printed facsimile of the corporate seal of the company and of the signature of an Assistant 
Secretary on any certification of the correctness of a copy of an instrument executed by the President or a Vice-President pursuant 
to Section /.0/ of the By-Laws appointing and authorizing an Attorney-in-Fact to sign in the name and on behalf of the company 
surety bonds, underwriting undertakings or other instruments described in said Section 7.07, with like effect as if such seal and 
such signature had been manually affixed and made, hereby is authorized and approved.” ~ 

In witness whereof, I have hereunto set my hand and affixed the seal of said Corporation, this ^ 8th 


day of. 


October 


A. D., 19. 
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(SEAL) 

Form 9-1459 (12-72) 

































Adma, Appr-, 



DIGEST SHEET 


TITLE OF ORDINANCE 


SPECIAL 




DEPARTMENT REQUESTING ORDINANCE 


BOARD OF PUBLIC WORKS 


SYNOPSIS OF ORDINANCE __A pproving a contr act fo r Cu rbs and S idewalks in 1st 

District (Creighton Avenue) and Approving a contract for curbs and 


Sidewalks in 1st District (Calhoun Street) 


Resolution 5648-74 


EFFECT OF PASSAGE 


Construction of sidewalks 


EFFECT 


NON-PASSAGE 


Nosidewalks 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURES, SAVINGS) 72,891.45 


$58,627.45 to City; $14,264.00 Property Own ers, Barr ett Law Project 









































































